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Message Text 

UNCLASSIFIED 

PAGE 01 DAKAR 0II68 I8II20Z 
ACTION OC-06 

INFO OCT-OI AF-08 ISO-00 CCO-00 FBOE-00 SY-05 OCL-00 /020 W 

181 132 092993/22 

R 180830Z FEB 77 
FM AMEMBASSY DAKAR 
TO SECSTATE WASHDC 8293 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY MONROVIA 
AMEMBASSY ACCRA 

UNCLAS DAKAR 1168 

MONROVIA EOR ATO, ACCRA FOR RCO, ABIDJAN FOR RSO 
E.O. 11652: N/A 

TAGS: ABLD, ASEC, ACOM, AESP 

SUBJECT: CONSTRUCTION NEW O.B., PROPERTY NO. 09522, 

INSTALLATION WORK 

REE: DAKAR 0393 

1 . WORK IN CC AREA NEARING COMPLETION. SUSPENDED CELING 
GRID IN PLACE, DUCT WORK COMPLETED, LIGHTS HUNG, MAJOR 
PROTION OF CONDUIT WORK COMPLETED, PAINTING STARTED. TO 
COMPLETELY EINISH INTERIOR SPACE NEED ELECTRICAL BOXES 
AND CONNECTORS AND WALL EXHAUST FAN. 

2. ATO REP INSPECTED WORK IN PROGRESS ON 14 FEBRUARY AND 
ADVISED THAT CONTRACTOR PERSONNEL COULD ENTER AREA AFTER 
COMPLETION OF FIRST TERM'S WORK IF ACCOMPANIED, TO EINISH 
PUNCH LIST ITEMS. 

3. BASED UPON ABOVE, ANTICIPATE ALL MAJOR ITEMS WILL BE 
COMPLETED BY MARCH 1. 

DAVIS 

UNCLASSIFIED 
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